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Attention: 


Subject : Task Order No. Xft 

Contract No . KD»»1D3 


25X1 


Gentlemen: 

This letter constitutes authorisation to proceed ■with the 
performance of Task Order No. 10 , under the 1:erB8 and cohdt- 

tlons of our Contract No. SD~103 Yoh are to begin this 

work as of the date of your acceptance of this document as In- 
dicated below. 

The scope of the work to be performed under this Task 
is set forth in the Schedule which is attached to and 
made a part of this Task Order. 

The estimated cost of performing this Task Order, exclu- 
.iv. of the fixed fee, is ” - 

Costs In excess of this amount shedl not be incurred without 
the prior ■v/rltten authorization of the Contracting bfflcef . 


be 


The fixed fee for the performance of this Task Order shall 

Hir'iTn'* BMirad For^r-thrM Oolhars and fk» 

— » 
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The work to be performed under this Tas k O^ er s hall be 
coopleted within a period of from- 

the date of yoiir acceptance. 

Upon coBflpletion of this Task Order, the Contractor shall 
render an accounting and inventory for any property governed by 
applicable Article(s) of the basic contract and shall accord 
■the said property such disposition as the Contracting Officer 
may direct in writing. 
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“DENTIAL 
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KLease indicate your acceptance cf the foregoing aign- 
Ing t>hid letter and the enclosed three copies thereof* fietaln 
one hopy for your reoocOs and return the signed orlgixna anA 
remaining tvo coiplee 1 k> the undersigned at the earliest jrao* 
ticahle date, 


Very truly yours. 


25X1 


Gontzeotlng Officer 


ACIGiOinfiOGSd ANQ ACOliFTlSD m£S 
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Yeu. le. lkaB9-^ 
Free* Chg . 8-7995-^ 
■•VI. ev to Gmm 
Allot. 8-7995-90 
Centr. 10103 


25X1 


25X1 


^ mtsrial containt formation affeetine tha natloMi defame of the United Itetei 
wttWa fta maanlnt «f the espionaca Ijwi. Title IS. USC .Saca. 733 and 794. Iha tnnamisslon 
.0( Tcaelatlon of which in any manner le an unaotiwriaed |>aiaon ia probibitad by law. 
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# 


Task Order No. I® 
Contract No . BMiS 


SCHEDULE 


SCOPE OF WORK 


ILLEGIB 


ILLEGIB 


In tlie event any question may arise during the preliminary 
phases of the work and/or research concerning the security of the 
technical aspects, ie., security classification of various conqponent 
parts and/or related reports connected thereto, the Technical 
Representative of the Contracting Officer ie authorized to furnish 
security guidance dxiring this interim period. 


This is only to be considered an authoriked expedient and 
efficient means of resolving technical security problems by the 
Technical Representative of the Contacting Officer on the spot and 
is not to be construed as a waiver of the Contractor's responsibility 
to request formal written notification wid/or authorization from the 
Contracting Officer prior to effecting any changes in over-all 
security classification of the contract, or item and/or reports being 
developed thereunder or the Contractor's Security Requirements, 
as agreed. 


The association of the sponsor with the work being produced 
under this Task Order is classified SECRET. This classified informa- 
tion will be divulged only on a need-to-know basis and then only to 
those who have been authorized In writing by this Government ccwiponent 

. « t _ , ■ !• a . _ i e , 

to have access to 
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KFiDENTIAL 

TT lii B rp 


SECURITY ( Coat inued) 

Correspondence originated by the Contractor and/or other 
data to be subnitted hereunder, the contents of which contains 
classifiea information or refers to the number of this Task Order 
and/or Contract, the name and/or address of the Contracting 
Officer shall be stamped by you with the classification of SECRET. 
Unless the first paragraph of this Security Article specifies 
the program, work or items hereunder are classified, all other 
correspondence and/or data, including reports, need not be 
classified. 



Technical Progress Reports, a Final Report, manuals, drawings 
and similar data, as may be required vinder this Task Order shall 
be submitted at such times and in such format as may be specified 
by the Technical Representative of the Contracting Officer or may 
be as otherwise set forth in the "Scope of Woik!’ article of this 
Schedule. 

SHIPPING IMSTRUCTIOMS 


Any items to be delivered under this Task Order shall be 
(ilivered FOB destination to whatever location within the 
continental limits of the United States eis may be later stipulated 
by the Contracting Officer or his technics^, representative. 


All deliverable items, if any, shall be packaged and crated 
if applicable, in accordance with the Contractor’s best domestic 
commercial practice or as further amplified by auxiliary specific 
instructions of tht Contracting Officer or his technical 
representative 


INSPECTION 


Inspection during the course of the Task Order as well as the 
final inspection and acceptance of deliverable products, if any, 
hereunder shall be made by the technical representative of the 
Contracting Officer, FineG. acceptance of items deliverable 
hereunder, if any, shall be made after proper inspection at the 
FOB point designated in accordance with the stipulations of 
"Shipping Instructions" above. 
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